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Message Text 


UNCLASSIFIED 

PAGE 01 SAIGON 01442 040941Z 
44 

ACTION AID-31 

INFO OCT-01 EA-07 ISO-OO EB-05 IGA-02 /046W 

053591 

R 040700Z FEB 74 
FM AMEMBASSY SAIGON 
TO SECSTATE WASHDC 1352 

UNCLAS SAIGON 01442 

E.O. 11652: N/A 

SUB J : MWK & ASSOCIATES CONTRACT AID/VN-22 
ELECTRIC POWER PROJECT 730-12-220-356 

REF: STATE 017518 

FOLLOWING THE WESTINGHOUSE INSTRUCTIONS FURNISHED BY MWK, 
FD FAN ALIGNMENT COMPLETED ON JAN. 30 AND UNIT RETURNED TO 
SERVICE. UNIT ON LINE FOR OVER 30 HRS. AND VIBRATION HAS 
REMAINED BELOW 2 MILLS WHERE ALLOWABLE LIMIT IS 5 MILLS. 
MARTIN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 04 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974SAIGON01442 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: SAIGON 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740258/aaaacbyf.tel 

Line Count: 36 
Locator: TEXT ON-LINE 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 017518 

Review Action: RELEASED, APPROVED 

Review Authority: cunninfx 

Review Comment: n/a 

Review Content Flags: 

Review Date: 02 MAY 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <02 MAY 2002 by elbezefj>; APPROVED <27 NOV 2002 by cunninfx> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MWK & ASSOCIATES CONTRACT AID/VN-22 ELECTRIC POWER PROJECT 730-12-220-356 
TAGS: ACOM, EAID, VS 
To: STATE 
Type: TE 
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